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SUBJECT: NARCOTICS CONTROL - F-27 

REF: (A) STATE 39382, (B) RANGOON 555, (C) RANGOON 582 

IN REGARD TO TIME SCHEDULE TO ESTIMATE COMPLETION/CERTIFICATION 
AIRCRAFT TO SCHEDULE ARRIVAL FERRY CREW, DEA BRUSSELS OBTAINED 
FROM BURMESE MAJOR KYI THE FOLLOWING PROGRESS REPORT WHICH 
AMEMBASSY RANGOON IS ASKED TO RELAY TO MAJ. KYI'S AIR STAFF 
COMMAND IN RANGOON (BM 201 1 MLPRO) "REPAIR WORK STARTED ON 
4 FEB (76). LOWER FUSELAGE SKIN BETWEEN STATION 5050 AND 7961, 

TO BE REPLACED. PROGRESS VERY SLOW DUE TO LACK OF ACILITY AT 
PRESENT. FOUND SIX (6) INCH VERTICAL CRACK ON BOTH MAIN 
LANDING GEAR OUTER CYLINDERS. NEED REPLACEMENT. CHECK SIX WILL 
BE CARRIED OUT AT ANOTHER LOCATION. AVIONICS COMPENENTS ALREADY 
ARRIVED IN BRUSSELS. INSTALLATION OF TROOP SEATS, ONE FERRY 
TANK OF TWO HUNDRED (200 U.S. GALLONS CAPACITY AND AVIONCIS 
WILL BE ARRANGED. POLYURETHANE PAINTING IMPOSSIBLE DUE TO LACK 
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BE PROVIDED IF B.A.F. WANTS AND SUGGEST TO DO PAINT WORKS IN 
BURMA. SENSING UNIT FOR BATTERY OVER TEMP ALARM SYSTEM IS TO 
BE PROCURED FROM UNITED STATES. PROCUREMENT OF POLYURETHANE 
PAINTS AND BATTERY SENSING UNIT WILL TAKE AT LEAST THREE 
WEEKS. (REPEAT - AT LEAST THREE WEEKS). REQUEST ADVICE REGARDING 
PAINTS AND BATTERY OVERTEMP ALARM SYSTEM MODIFICATION. 

SIAI MARCHETTI SPARES FROM MR. DELHAMENDE WILL BE RECEIVED 
SOON." 

TEXT REF B SEEMS ADEQUATE. WE ARE TRYING TO DETERMINE INDIVIDUAL 
MOST RESPONSIBLE TO WHOM LETTER SHOULD BE ADDRESSED. RENNER 
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